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ACTION SY-05 

INFO OCT-01 AF-06 NEA-10 ISO-OO SYE-00 SSO-OO OC-05 CCO-OO 

FBO-02 /029W 

050229 

OR 171700ZMAR76 
FM AMEMBASSY LIBREVILLE 
TO SECSTATE WASHDC IMMEDIATE 7536 
AMEMBASSY ALGIERS IMMEDIATE 
INFO AMEMBASSY ABIDJAN 
AMEMBASSY ACCRA 
AMCONSUL CASABLANCA 


LIMITED OFFICIAL USE LIBREVILLE 0517 

DEPT FOR OIC-NSU (A/SY/NSU), AND OC, ALGIERS FOR POIC SEABEE TEAM, 
ABIDJAN FOR TSO, ACCRA FOR RCO, CASABLANCA FOR OIC RTC 

E.O. 11652: N/A 

TAGS: ASEC, ACOM, APER, OGEN 
SUB J : LIBREVILLE COMM CENTER FIRE 

REF: STATE 059687; LIBREVILLE 0482 

1 . CEC ROBERT M. SMITH ARRIVED THIS POST 05:00 HRS 17 MAR 76. 

NO GOVT QTRS AVAILABLE. NO GOVT MESS AVAILABLE. 

2. INITIAL ASSESMENT OF DAMAGES PROVES MINIMAL. 

A. ROOM #3 REQUIRES COMPLETE REWIRING. 

B. ROOM #3 REQUIRES 50 PERCENT CHIP AND PLASTER. 

C. REMAINDER OF WORK INVOLVES CLEANING AND PAINTING OF ENTIRE 
AREA. 

3. CEC SMITH INTENDS COMMENCE WORK IMMEDIATELY TO REWIRE 

ROOM #3 TO RESTORE NORMAL LIGHTING AND POWER. THEN, MAKE THOROUGH 
LIMITED OFFICIAL USE 
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AND COMPLETE INSPECTION OF ENTIRE AREA TO DETERMINE INSULATION 
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BREAKDOWN OF ALL CONDUCTORS AND REPLACE WHERE CONDITIONS WARRANT. 

4. HAVE CHECKED ENTIRE AREA FOR POTENTIAL PERSONNEL AND OR EQUIP- 
MENT HAZARDS. 

5. REQUEST SEABEES FADNESS AND SOCHA JOIN THIS TEAM ASAP WITH 
COMPLETE TOOL INVENTORY ALGIERS. 

6. MATERIALS ON SITE, ESTIMATE 3 WEEKS TO COMPLETE PROJECT. 

DEJARNETTE 

LIMITED OFFICIAL USE 

NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 17 MAR 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: izenbeiO 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976LIBREV00517 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7601 00-1 1 1 6 
From: LIBREVILLE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760352/aaaabttb.tel 

Line Count: 71 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: 76 STATE 59687, 76 LIBREVILLE 482 
Review Action: RELEASED, APPROVED 
Review Authority: izenbeiO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 07 JUN 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <07 JUN 2004 by buchant0>; APPROVED <30 SEP 2004 by izenbei0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: LIBREVILLE COMM CENTER FIRE 
TAGS: ASEC, ACOM, APER, OGEN 
To: STATE ALGIERS 
Type: TE 
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